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MEMORANDUM FOR: Deputy Director for Administration 


PRO: 3 Bruce T. Johnson 
Director of Pata Processin: 


SULSECT: GDP Report for Weex Ending 1 July i382 


Support to Office of Communications 


SPRINT (Scheduling, Planning and Mesourse Manasement Infore- 
mation System), OC's Skylink Project has been selected to test 
available scheduling and planning packages within oc. A seeting 
of the SPRINT Project Leader with the Skylink staff on 25 June 
laid the groundwork for use of NASAPERT, REPERT, te PAC TI, 


PAC T1I, and PLANS/PLUS by OC in the coming months. STAT 
Support to office of Security 
4C (Community-wide Computer=assisted Compartmentation Control 
System). Parallel operational testing of SPFCLE and 4C has peen 
complete’ and the Special Security Center of OS has accepted 4c 
Pretotype IT. A f£inal SPSCLE to 4C @ata base conversion was ac~ 
complished the weekend of 27-28 June and 4C ceplaced SPECLE on 
29 June, 
{ 
Support to Office of Medical Services 
A RAMIS data base containing reported illnesses of fhLeld 
personnel has been sade operational. Queries and reporte are 
available to assist OMS in seeking illness patterns of overseas 
personnel and their fanilies. [| STAT 
World Games Zor the Leaf 


Puce Ve. OANSGr 
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